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a february i 960 


25X1 A I 

Washington, D, C, 


III order that there maybe ** 1 

content of f 0 R*» 1 threu^l 6 which describe additional 
25X1 A work authorised under, and required by, Qdntryt 

| | we would like to have the concurrence of 

the procuring contracting officer that the attached are 
true and correct copies of caid f&t*s* 

P il e concurrence m ay be noted by endorsement below, 

lours very truly, 


25X1 A 


OOntractlng dtficer 

25X1 A 

I Ms 
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OUJIUtI 


Subjects Special Bunting Required By fog in e Contractor 


Pursuant to previous arrangements, UUi Contractor la proceeding 
immediately to supply the foglne Contractor with special ducts according 
to specification PFZ- 155-0* These ducts shall simulate that portion of 
the ducting between the point of variable geometry and the engine connec- 
tion and shall be used for coupled engine testa. Two ducts are required. 
The first to be delivered on June jO, 1959 and the second on August 15 , 
1959* The current concept of these two ducts is th«t they are identical. 
However, the start of fabrication of the second duct will be delayed 
approximately _J to H months so that possible line changes can be 
incorporated . 


In recognition of the fact that the task of supplying these ducts 
is an increase in scope over that originally called for, this Contractor 
submits the following changes in the contract with the customers 

Mix £ti Total 

Basic Task I 

•' K * 25X1 A 

TOTAL 

Zt is understood that tha money for this additional task shall 
oome from a tranafar of angina program funds since these funds originally 
aliened for such ducts to he fabricated by the Bogins Contractor. 
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BsauiRa«rr spbcutcatiqb - spbcial worm 


0 General 


itLd^S°of ^alltJ i? *° prari<S * “ of design and 

■Taiwan of quality for the furnishing of tiro piece, of special ducting? 


0 Design 


2.1 


2.2 

2-3 

2 .h 

2.5 


P 1 * 1 duc t eball be designed to the basic ccofi juration u ■>»«« <« 

! F -5 9a f u - "Stofr - Propria, WufZcutlLlt.^ 
Ducting to be furnished win be that portioTaft of ST ««’ + ^ 

ittgln^^Statio^lTO^^d^f ^ *° *** P ° int of co *»*cticn to the 
* wtloa 170 ; and of an approximate length of 10 f 5” , 

S*aidi*to t LSti^ *J AL1 J* *° <UBl « ned that connection, can 
Tn *ncr» m •* i * tin 6 du ct work by mean, of flange connection. 
Flange, nay be round, oral, or rectangular. 

Slf? 0 ? 6 ^! 00 ,houl<1 aate ongine inlet connection a. 
established for flight installation. “ 

SfSS iTtH^^\tT er&tUreB to be UB9d for design are those 

sss.- *- 1 ^ > 

ssafsis &js&2 - “»• uf * •*- * 300 


Supports 


u Pr ^ ld I.t° t ' rCh<m€<!ablllty ' the duot iJort" 0 

*2£2 p ^*?^ ¥h i ch iV po,81ble *° bolt 

8 ’ 8111 (6) lDeh « bflOT ' b °«»i of the duct shouldbe oufflclent. 


The duct .hall be provided with lifting rings and fork lift skid* to 
provide for easy handling. iirt 8kids to 


Delivery 

Delivery of the first unit shall be June 30, 1959. 
Delivery of the second unit .hall be August 15, 1959. 


Cost 

Total price shall not exceed 
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